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OBJECTIVE                                                                   ,         ,      .   .     ,

Finalize basic parameters of cover gas Fuel Failure Monitoring sampling and analysts sub-
system. Provide engineering consultation services during preliminary design.

SCOPE

Modify Prooftest Experiment, EX-154, at EBR-II and test suitability of
Develop computer codes that use mass spectrometric and radiometnc analyses to locate
and characterize fuel failures.

RECENT TECHNICAL HIGHLIGHTS

installed HEDL designed thick absorber in position #5 of Detector No. 2 s dev.ce to

improve very high countrate capability.                                               __nmnA ahsnrhar-

Tested modified Gamma Ray Subtract (GRS) software for use with compound absorber

collimators and with thick absorber.

EXPECTED NEAR-TERM ACCOMPLISHMENTS

Data on suitability of compound absorber-collimators and of thick absorbers will be pro-

VKThe feasibility of using one rather than two sampling and measurement modules will be

9          determined.

I              Modification and testing of GRS software will be completed.
